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Message Text 

CONFIDENTIAL 

PAGE 01 NAIROB 16686 231053Z 
ACTION OC-06 

INFO OCT-01 AF-10 ISO-OO SY-05 FBOE-OO A-01 CCO-OO 
OCL-OO /023 W 

001894 231223Z/23 

R 230845Z DEC 77 
FM AMEMBASSY NAIROBI 
TO SECSTATE WASHDC 3682 
AMCONSUL JOHANNESBURG 
INFO AMEMBASSY ACCRA 
AMEMBASSY PRETORIA 

CONFIDENTIAL NAIROBI 16686 

ACCRA FOR RCO AND COMSPEC 
JOHANNESBURG AND PRETORIA FOR CRO AND RSO 

FROM RCO 

E. O. 11652: GDS 
TAGS: AFAC, ABLD, ASEC 
SUBJ: CRU GENERATOR 

REF: STATE 243710 

1 . SITE SURVEY CONDUCTED DECEMBER 13. FINAL SELECTION FOR 
GENERATOR SITE WAS ROOF OF KINE BUILDING. ROOF OFFERS SURFEIT 
OF SPACE TO ACCOMMODATE TWO CONTINGUOUS 10X15 FEET ROOMS; 

ONE FOR GENERATOR HOUSING, OTHER FOR FUEL STORAGE TANK. 

OTHER SITE CONDIDATES CONSIDERED: (A) 16TH FLOOR UTILITY 
SPACES - NOT SELECTED BECAUSE OF LOCAL FIRE REGULATIONS WHICH 
PROHIBIT FUEL STORAGE THAT LOCATION IN BUILDING; AND (B) 

EITHER OF TWO BASEMENT LEVELS B1 AND B2 - NOT SELECTED 
BECAUSE OF ALMOST UNLIMITED PUBLIC ACCESS THROUGHOUT DAY 
AND NIGHT. AND BECAUSE OF MARGINALLY INSUFFICIENT SPACE. 

2. EXTRACT OF SPECS FOR GENERATOR AND FUEL STORAGE ROOMS 
CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 NAIROB 16686 231053Z 

GIVEN CHIEF STRUCTURAL ENGINEER OF KINE BULIDING; HE IS 
DEVELOPING FLOOR PLAN DRAWINGS WITH PROPOSED LAYOUT, GIVING 
CONSIDERATION TO CONDITIONS AND LIMITATIONS OF HIS BUILDING 
RELATIVE TO LOCAL REGULATIONS AND PRACTICES. DRAWINGS ARE 
ANTICIPATED SHORTLY AFTER TURN OF THE YEAR AND WILL BE 
FORWARDED WITH RECOMMENDATIONS. 
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3. CHIEF STRUCTURAL ENGINEER ALSO DEVELOPING PLAN FOR 
DEPLOYMENT OF GFE EQUIPMENT FROM STREET TO ROOF LEVEL AND 
WILL CONFIRM ESTIMATED FLOOR LOADING OF 100 LBS PSF. 

LE MF.LLF. 

CONFIDENTIAL 
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